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JOHN C. KOHL 
COMMISSIONER 


Macch, ol. 2971) 


Honorable William T. Cahill, Governor 
And Members of the State Legislature 


The following report is a review of Department of Transportation 
activities for Fiscal Year 1970, and the first half of Fiscal Year 1971, 
through December 31. The report was structured in this manner so that 
in addition to activities for the full 1970 Fiscal Year, it also would 
include a record of the 1970 calendar year, the first year of the present 
Administration. 


The impetus of the Transportation Bond Issue of 1968 resulted, in 
the 1970 Fiscal Year, in a record amount of highway projects placed under 
: construction--$192 million, up $45.6 million--most of this in the first 
. half of 1970. During the remaining months of the calendar year, however, 
- placement of construction contracts was inhibited by fiscal problems. 


In Public Transportation, appropriations of bond funds totaling 
$124.2 million spurred replacement of antiquated railroad rolling stock 
with new and reconditioned equipment, and advanced planning of capital 
improvements--mainly electrification of rail lines and the improvement 
and construction of station facilities--for suburban passenger carriers. 


In the field of general aviation, a consultant's study indicated 
that an airport network of 54 airports--existing and proposed--would be 
required to meet increasing requirements of non-scheduled and private 
air traffic. Further study of STOLport (Short Takeoff and Landing) op- 
erations as another air-travel mode serving metropolitan centers indi- 
cated it could be a valuable adjunct to commercial aviation and urban 
transportation. 


To accomplish the major objective set for this Department--the 
achievement of a highly serviceable, comprehensive transportation system 
) for New Jersey--reorganization of Department activities has been neces- 
sary. The Department, formerly a highway construction-oriented organi- 
zation, is being transformed into a broadly capable and professional 
Department of Transportation. The preliminary moves in certain adminis- 
trative areas during 1970 have established the basis for substantial 


restructuring during the coming year. 


ohn C. Kohl 
Commiss¥gner of Transportation 
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THE DEPARTMENTS MISSION 


The Department of Transportation is charged by law 
with responsibilities in four principal areas: 


To plan, build, maintain and operate 
a State Highway System. 


To preserve and improve public trans-— 
portation, essentially rail and bus 
services. 


To preserve and improve general 
aviation and aeronautics. 


To integrate the various modes, and 
to innovate systems and techniques 
to meet or anticipate needs. 


To accomplish these objectives the Department in 
Fiscal Year 1971 was provided a $50.1 million 
appropriation for administration and operations. 


These funds are administered and spent by a De- 
partment comprising 5,994 employees at 214 instal- 
lations throughout the State. (See Page A-1) 


ie) 


L\ PERIOD OF REASSESSMENT 


For the Department of Transportation, 1970 was concerned large- 
ly with reassessing the priorities of previous years and redirecting the 
Department's efforts to meet the State's needs for mobility. This involved 
the reorganization of talents and resources of the Department within the 
context of a total transportation concept. A most important step in thie 
process has been the regrouping and consolidation of management staffs and 
functions to enable the Department to integrate its programs along total 
transportation lines. During the past year, attention has been concen- 
trated on headquarters groups. Effects of the changes will gradually ex- 
tend to field staffs and operations. 


The work of reassessment and reorganization required that plans 
in process be reviewed and measured against the total transportation needs 
of the State in highways, public transportation and aeronautics. A substan- 
tial reordering of plans and programs to fit current conditions emerged as 
a salient task. At the same time an exhaustive review of fiscal policies 
and resources was undertaken. At the end of the reporting period this re- 
view was substantially completed and a new comprehensive plan for projects 
and their priorities in the major transportation modes had been started. 


Guiding these reviews, assessments and planning activities 
was a major shift which had been gathering momentum in the years pre- 
ceding the advent of the new Administration. This was a growing con- 
cern over the role of public transportation and an increasing desire 
to give the first priority to New Jersey's own transportation needs. 


Funds available from the 1968 Transportation Bond Issue 
enabled the Department to place a record amount of highway construction 
under contract during Fiscal Year 1970. Highwavs continue to serve as 
the foundation for the State's transportation system and, while most 
immediate highway needs were defined and basic problems cleared, long- 
range plans remained unresolved at the end of 1970. A major concern is 
the availability of adequate financial resources to carry out any pro- 
gram beyond mid-1972, when the present bond issue may be fully obligated. 


In the field of Public Transportation, the emphasis was on 
maintaining essential railroad operations through financial subsidies, 
while at the same time attempting to carry out a program of capital 
improvements to make the railroad services more attractive. Stopgap 
financial assistance also was provided for bus lines in imminent danger 
of abandonment, and measures for stabilizing and improving the situation 
were in the study stage. 


A highlight of this period was the creation in March 1970 of 
the Inter-Agency Task Force by Governor William T. Cahill and Governor 
Nelson A. Rockefeller of New York to determine improvements needed in 
public transportation between their two States. Comprised of Commis-— 
sioner Kohl; Dr. William J. Ronan, Chairman, Metropolitan Transportation 
Authority; and Mr. Austin J. Tobin, Executive Director of the Port of 
New York Authority, the Task Force was engaged in preparing recommenda- 
tions for a program for improvement of passenger travel across the Hudson 
River. 


Proposals for developing STOLports (Short Takeoff and Landing) 
in New Jersey metropolitan areas continued to gain support. The craft 
which would use these facilities would provide short-haul air service 
essential to the State's economic development and also would relieve 
air congestion at major commercial airports for New York and Philadel- 
phia. 


The end of 1970 found the Department of Tranportation chang- 
ing--in its structure and perspective-—-to an organization better equipped 
to fulfill its purpose of determining the desires of New Jersey's citi- 
zens and responding to those desires for the benefit of the State as a 
whole. 


In furtherance of Administration policy for increased public 
involvement, Department officials devoted more time to meetings with 
civic groups and individual citizens under an expanding Community Ser- 
vices program. One aspect of this program, holding previews of public: 
hearings, provided nearly 1,500 citizens with the opportunity to study 
exhibits prior to hearings during the first half of Fiscal Year 1971. 


During the past year, the Department resolved all major en- 
gineering and design problems which have been acting as barriers to 
completion of Interstate Route 80 for its full length across New Jersey. 
Assuming no further reduction in the amount of Federal Aid available to 
the State, the last significant contract on this major highway will be 
awarded during the current fiscal year. It will be the first Interstate 
Highway of appreciable length to be completed within the State. 


Since authority for approval of traffic control devices—-traf- 
fic signals, signs, pavement markings, speed regulations, parking zones-—- 
was transferred to this Department in August 1969, significant inroads 
have been made in the backlog of local requests previously accumulated. 
Complaints that these local requests are treated in arbitrary fashion 
are rarely heard as a result of significantly improved communication with 
local officials. 


Increasing urbanization in New Jersey and the metropolitan areas 
of neighboring states has intensified the Department's concern with the 
effects of transportation improvements on the environment and on the qual- 
ity of the life in general. 


While the Federal Aid Highway Acts of 1968 and 1970 mandate 
protection of park, recreation, wildlife and historic areas, and reauire 
that Federally supported facilities be planned, designed and constructed 
so they have minimal adverse impact on environment, the Department is 
extending such considerations to all projects, those wholly State support- 
ed as well as Federally-aided. To this end, much closer coordination has 
been established with the Departments of Community Affairs, Agriculture 
and Environmental Protection. 


Io MIGHWAY ACTIVITIES 


The continued acceleration of the highway program resulted in 
a record $192 million in construction contract awards in Fiscal Year 
1970, an increase of nearly one-third over the previous year's record 
$146 million. Bids were sought for 107 construction projects during the 
year, an increase of about 10 percent over Fiscal Year 1969. This was 
achieved only because funds were available from the 1968 Bond Issue and 
despite continuing severe limitations in the use of Federal aid funds. 
(See Page A-2) 


Significant improvement was made in the relationships between 
the Department of Transportation and the various toll agencies with 
transportation responsibilities in New Jersey. At the direction of the 
Governor, a Governor's Transportation Committee was formed under the 
chairmanship of the Commissioner and with membership composed of the 
chairman of the New Jersey transportation authorities and the senior 
New Jersey member of each of the interstate transportation authorities. 
In all, eight agencies are represented. Through periodic meetings, 
common problems have been identified, policies coordinated, and staff 
relationships established to achieve constructive understanding. 


An example has been the vastly improved coordination of 
construction activities and traffic handling at the interchange of 
Routes 1 and 9 with the New Jersey Turnpike and the Garden State 
Parkway. Without such cooperation, this situation could have be- 
come an impassable nightmare; as it is, the very large volumes of 
traffic suffer some delays but do move safely and reasonably well. 


Completion of Route 80 has been given top priority in the 
Department's Interstate System program. To further this objective 
the Department last year settled all remaining major engineering and 
design problems which had been delaying key segments of this vital 
freeway across the northern part of the State. Subject to the approv- 
als of projects by the Federal government and barring further inter- 
ruptions in the release of Federal funds, the Department expects to 
award the last major contracts for Route 80 this year. This would 
make completion possible by the end of 1973. 


Similar priorities have been assigned to Interstate Routes 
280 and 78 which have been under construction piece-by-piece for many | 
years. Completion of such roadways as continuous traffic arteries is 
regarded as urgent to relieve older, overcrowded State and local high- 
ways now carrying increasing traffic volumes. 


Major attention has also been devoted to the 2,046-mile-long 
State Highway System which in large measure has been neglected over re- 
cent years. The provision of only token amounts of money in the past 
for resurfacing, rehabilitation and elimination of hazardous sections 
has resulted in deterioration that can be remedied only by intensive 
improvement efforts. A program representing the most important needs 
has been prepared and funds for its implementation will be requested 
in the next budget. 


CAPITAL CONSTRUCTION 


During the 1967-68 Fiscal Year, the Department achieved a 
record of $123.2 million in contract awards by applying all back 
balances of non-Federal funds and Federal Primary and Urban 50-50 
matching funds. Approval of the 1968 Transportation Bond Issue, with 
$440 million dedicated to highways, enabled the Department to achieve 
a new record of $146.4 million in construction contract awards for 
Fiscal Year 1968-69, and still another record of $192 million for 
Fiscal Year 1969-70. During the first half of Fiscal Year 1971 con- 
tract awards lagged about 30 percent behind the sane period of the 
previous year, mainly because of a lack of Federal ‘funds (the Fed- 
eral Highway Act was not signed until December 31571970); 


A record was set in November 1970 when $523 million in con- 
struction was under contract, culminating a 17-month climb from $330 
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million in July 1969. Dollar value of work completed and accepted for 
the first half of Fiscal Year 1971, $65 million, is in line with the 
$133 million total accepted in the preceding fiscal year. (See Page 


— 


Although the Federal government continues to apportion full 
amounts of Federal aid to each state, it has cut down on amounts actual- 
ly released for obligation from such apportionments to dampen inflation- 
ary pressures. These "frozen" federal funds had totaled $171.3 million 
at the start of Fiscal 1970. However, while releases from the "frozen" 
Federal aid during the year allowed the Department to release an equal 
amount, the new apportionment of $128.4 million made to New Jersey 
December 5, 1969 remained "frozen" as of June 30, 1970. Releases from 
this apportionment during the first six months of Fiscal 1971 left a 
"frozen" balance of $47.3 million on December 31, 1970. (See Page A-4). 
All of the Federal funds actually released from the "frozen" balances 
were obligated for each of the past three fiscal years. 


As of December 31, 1970, a total of $245 million in bond funds 
has been made available to the Department for highway projects, exclusive 
of operating costs and bond interest payments. 


The Federal fund releases are in terms of total dollar amounts 
without regard to type of fund (Interstate, Primary, Urban, etc.)... The 
Department found it necessary and desirable to utilize 50-50 Primary and 
Urban funds to virtually the full amount of the apportionments. This 
meant that the bulk of the Federal funds available December i Weyl RA OT 
could only be used on Interstate projects. 


Design and Right-of-Way projections indicate that the balance 
of the bond funds, if appropriated in the near future, will almost cer- 
tainly be obligated prior to June 30, 1972, and it is probable that the 
State will be down to a very tight "working balance" in the first quart- 
er of the 1972 calendar year. This indicates full utilization of the 
highway bond issue in slightly less than four years, which is in line 
with previous statements that the State must supplement the Federal aid 
program by a minimum of $100 million annually in order to mount an ade- 
quate highway program. The fact that the utilization of the bond funds 
has been at a higher annual dollar rate is largely due to the continuing 
escalation in costs of highway construction and right-of-way acquisition. 


At the same time, there appears no reason to doubt the Depart- 
ment's ability to make full use again this fiscal year, and also in the 
1972 Fiscal Year, of all Federal funds released to the State and matched 
by State appropriation. However, unless Federal funds restrictions are 
relaxed, the Department will close the current fiscal year with a balance 


of approximately $170 million in apportioned Federal funds in the 
unobligated column, solely because these funds will not have been 
actually released by the Federal Office of Management and Budget, 
acting through the U.S. Department of Transportation. 


While it is, therefore, a source of some satisfaction to 
report the effective use of the Federal Highway Aid and the State 
Bond Funds made available to the Department during this 18-month 
period, it is also necessary to observe that the financial posture 
of the Department in the Spring of 1972 will be as it was in the 
Spring of 1968. Additional sources of highway funds must be devel- 
oped if already established needs are to be met without critical de- 
lays. 


INTERSTATE FREEWAYS 


As of December 31, 1970, the status of the 13 routes which 
comprise New Jersey's 415-mile portion of the Interstate System was: _ 
200 miles open to traffic, 90 miles under construction and 100 miles 
under right-of-way purchase and construction design. The remaining 
25 miles were in the planning or study stages. 


Since April 1970, seven miles of the total were opened on 
I-78, Thirteen miles moved from design to active construction, includ- 
ing 12 miles on I-295 in Burlington County, and the so-called "missing 
mile" of I-95 between Route 46 and I-80 in Bergen County. (See Page 
A-5) : 


On June 30, 1970, 18 Interstate projects having a total 
length of 49 miles and contract costs of $169 million were under con= 
struction. Six more Interstate projects, extending 10 miles with a 
combined construction cost of $32.7 million, were completed during 
Fiseal 1970; 


Interstate activity from July 1 to December 31, 1970 in- 
cluded 10 projects started, with a value of $49 million, and eight 
completed, valued at $54 million. (See Pages A-6 and A-7) 


INTRASTATE FREEWAYS 


On December 31, 1970, a total of 302 miles of the 473 miles 
which comprise New Jersey's system of 34 Intrastate freeways were in 
the preliminary study stage; 125 miles had advanced to detailed engin- 
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eering and purchase of right-of-way, 15 miles were under construction 

and 30 miles were open to traffic. (See Pages A-8, A-9) 


_.-—-s “Nine Intrastate freeway projects with a combined length of 

13 miles and total construction costs of $32.6 million were under con- 
struction at the end of Fiscal 1970. Five other Intrastate projects 
ith a total length of 14 miles and construction costs of $26.4 million 
were completed in the same fiscal year. (See Page A~-10) 
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; Between June and December 1970 one Intrastate project was com- 
eted and another was put under contract as activity lagged because of 
a lack of funds. (See Page A-10 ) : 
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LAND SERVICE ROADS 


Impact of the bond funds was noticeable through such improve- 
ents to existing highways as dualization, widening, resurfacing, inter- 
section revision and center barrier installation. Although the majority 
of 38 such projects completed during Fiscal Year 1970 cost less than $1 
_ million each, they made major contributions to safety and smoother traf- 
ecic. flow. An example of the type of project made possible by bond funds 

is the twin bridge to carry Route 37 over Barnegat Bay. The bridge, heing 
constructed at a cost of $9 million, is one of 27 projects under way. 


The pace of contract letting and completions continued during 
the first half of Fiscal Year 1971 when 14 projects were started and 14 
were completed. Total construction activity (land service road projects 
completed or under construction) amounted to $102 million during Fiscal 
Year 1970, and $20 million during the first half of Fiscal Year 1971. 
(See Pages A-11, A-12 and A-13) 
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UU, PUBLIC TRANSPORTATION 


In November, 1968, a $200 million bond issue for public trans- 
portation was approved by the voters. With $125 million hopefully to be 
available from the Federal government, the Department anticipated under- 
taking a capital improvement program totaling $325 million. 


An initial authorization by the Legislature of $27 million from 
bond funds has been utilized, principally for suburban passenger railroad 
equipment. A second authorization of $97.2 million has been approved by 


the Legislature and will cover a variety of projected programs. (See Page 
A-14). 


The major portion of bond funds will be used for the acquisition 
of passenger cars and locomotives for all railroads. This includes new 
equipment and rehabilitated equipment for interim use until the new equip- 
ment is placed in service. The remainder of the bond funds will be ap- 
plied to upgrading rail and station facilities. 


The equipment program provides for the purchase of approximately 
391 new electrically propelled, high performance passenger cars. This in- 
cludes 45 for the Penn Central, 90 for the New York & Long Branch Railroad, 


; 
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(190 for the Erie Lackawanna Railway and 67 for the Central Railroad of 
New Jersey. A major decision was made in 1970 that these cars should 
have a 2-2 seating configuration, that is two seats on each side of the 
aisle of the car. While adding to the initial cost of acquiring equip- 
ment, it was felt that the long term benefits of increasing the comfort 
of passengers would be instrumental in attracting more riders. 


The bankruptcy of the Penn Central in June 1970 and the ex- 
tremely critical financial condition of the already bankrupt Central 
Railroad required that the activities of the Department be extended 
considerably beyond the normal rail program. To document the needs of 
the State for the essential passenger and freight services provided by 
these carriers and to supplement the carriers’ efforts to obtain assis- 
tance represented a major task of the Department during this period. 


Riders Increase 


The average number of rail passenger trips on a typical week- 
day for New Jersey suburban railroads during Fiscal Year 1970 was 177,660. 
This volume represents a continuation of the upswing in rail ridership 
which has occurred since 1966, and can be attributed to the State's 
program of stabilizing fares and service over the last decade, and the 
replacement of obsolete equipment and other capital improvements. (See 
Page A-15) 


The emergency bus subsidy program entered its second year and 
provided the means by which a number of carriers were able to continue 
essential services. The experience gained in this joint State-County 
program was also of substantial assistance to the Department in planning 
for the future. An application also has been made for a $1.7 million 
Federal grant to finance an experimental mini-bus "Dial-A-Ride" system 
linked to rail transit in the Borough of Haddonfield and vicinity. 


The Department was greatly assisted in its efforts to maintain 
and improve transportation by the activities of local officials, partic- 
ularly those representing county boards of public transportation. An- 
other source of valued cooperation and aid was the Commuter Advisory 
Committee, appointed by Governor Cahill and composed of representatives 
of diverse interests such as management, labor, municipalities and com- 
muter groups. 


The Division of Aeronautics, in addition to its assigned activ- 
ities, including aircraft registration and inspection, airport development, 
flight safety and educational services, undertook as a management project 
the consideration of STOLport (Short Takeoff and Landing) facilities to 
provide travel relief for urbanized areas. 
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RAIL SERVICE CONTRACTS 


The Commuter Operating Agency, composed of the Commissioner 
of Transportation, the Assistant Commissioner of Public Transportation, 
the State Treasurer and the President of the Board of Public Utility 
Commissioners, is the contracting agency for railroad service. Since 
1961, these service contracts have been a prime factor in enabling the 
suburban rail system to continue its vital role in the State transpor- 
tation network. Payments to rail carriers under service contracts are 
computed on the basis of avoidable losses incurred in providing the 
contract service. This program required $10.2 million in Fiscal Year 
1970 and $10.3 million in Fiscal Year 1971, bringing the full cost since 
its inception in 1961 to $87 million. 


The use of the State's program of capital improvements to re- 
duce the dependence of the carriers upon service contract payments was 
illustrated in 1970. An investment by the State of $6 million to re- 
route Central Railroad trains into Penn Central Station, Newark, was 
fully recovered in that year with the completion of four years of reduc- 
tions in annual service contract payments amounting to approximately 
$1.5 million per year. 


Decreases in payments to the Erie Lackawanna and Central Rail- 
road were offset in the subsidy program in Fiscal Years 1970 and 1971 
by increases to the Pennsylvania-Reading Seashore Lines and by an agree- 
ment with the Penn Central to provide additional service and other improve- 
ments, including station cleanup and security. The financial results of 
the Reading Railroad commuter service were improved so that no subsidy 
payments were required during Fiscal 1970 and 1971. (See Page A-16) 


The Delaware River Ferry contract between the State and the 
Delaware River Port Authority Corportation assures continuation of ferry 
service between Chester, Pa., and Bridgeport, N.J. Chapter 310, L. 1966 
authorized the State to contract for this ferry service at an annual 
cost of $75,000 until the Chester Bridge is completed and opened to traf-—- 
BAG. 


RAIL CAPITAL IMPROVEMENTS 


Central Railroad of New Jersey 


The delivery of 48 reconditioned coaches purchased from other rail- 
roads in August 1969, new locomotives and completion of the rehabilitation 
of 53 CNJ cars in 1970 have provided improved passenger comfort and relia- 
bility of service until new equipment is ordered and delivered. To improve 


the appearance of these cars, the State acquired and had installed a 
car washing machine in the storage yard near Newark. 


The possibility of electrifying the CNJ Main Line to Raritan 
either for the transit type service of the Port Authority-Trans Hudson 
Corp. (PATH) or regular suburban commuter service is under study. 


Expansion of parking facilities at Roselle Park to accomodate 
40 additional cars was completed in August, 1970. (See Page A-17) 


Penn Central 


A landmark in State-local cooperation in the field of public 
transportation was reached when the Borough of Metuchen and the Depart- 
ment signed a joint application with the Federal Urban Mass Transporta- 
tion Administration for construction of a new railroad station. Under 
the joint application, the first of its kind in New Jersey, Metuchen has 
agreed to be responsible for a substantial part of the project. 

Another example of the Department's efforts to cooperate with 
other governmental agencies was its joining with the Southeastern Penn- 
sylvania Transportation Authority in requests for bids on orders for 
multiple unit electrical rail cars. The coordination of these two orders 
should result in greater standardization of equipment and lower prices. 
Bids have been received and were being reviewed on December 31, 1970. 
Under this program the Department was to receive 45 cars to complete its 
contractual obligation to provide Penn Central with a total of 80 cars. 
An application for Federal funds for 11 additional cars has been filed 
to provide the additional seating capacity needed under the 2-2 seating 
arrangement. 


A new station, MetroPark, in Woodbridge Township near the Garden 
State Parkway, is scheduled for completion in mid-1971. A measure of the 
expected patronage is shown by the capacity of the parking lot--776 cars, 
with room for future expansion. 


Design plans for constructing new station facilities for Fenn 
Central in Trenton are nearing completion and the railroad will act as 
the State's agent in arranging and supervising its construction. (See 
Page A-18) 


improvement of this railroad, shelea ine so eaeeievebete nee 
expanded parking, new stations, grade crossing elimination and other 
betterments. As yet, approval has not been received, and the Depart “ment 
is studying alternative methods of implementing this program. age the 
meantime, measures have been taken to improve services for the passengers 
using this line. Twenty seven passenger cars were purchased rer 
Sante Fe Railroad, reconditioned and placed in service by Ne) 1970. 
aa 

Engineering Studies for improved eer at the Little Silver 

and Middletown stations are being reviewed. Also under study se ay new 
Matawan Station, to be located closer to a Garden State Parkway inter- 
change. (See Page A-19) ee 7 
1 Oe 
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Erie Lackawanna Railway ns sid 


The reconditioning of 26 Sante Fe cars in December 1969, and a of: 
delivery of 105 new passenger cars and 23 new locomotives, to beste ai 
January 1971, will result in the replacement of nearly all the outmoded — 
equipment on the Erie Lackawanna's non-electrified lines in Bergen County, | 
the Main Line as far as Paterson, the New Jersey & New York, the Pascack — 


Valley, and the Greenwood Lake-Boonton lines. wee 


An engineering study as to the best type of electrification — 
system to use on the Erie Lackawanna as well as the feasibility and cost 
of extending electrification over non-electrified lines has indicated i 
that an electrification system can be utilized which will enable equiip~* aaa 
ment to be used epee WINS UND over both Erie Lackawanna and Penn Centrale 
lines. bi 

- ifoae 
This would facilitate direct access to Manhattan. With a auders a 
mination on the electrification system, the Department could begin final ee 
engineering for electrification and the ordering of equipment. ‘- a 

A study related to electrification is looking into the poustbeie 
ity of Erie Lackawanna trains terminating in Penn Central Station, New York | 
City. The tracks of both carriers cross in the Kearny meadows, where a 
connection would eliminate the need for New York-bound Erie Lackawanna Paes : 
sengers to transfer to PATH trains in Hoboken. * 


a 


7 
Improvement of three stations--Mountainside, Lincoln Park and ae 
Towaco--was scheduled for completion in April 1971. The work includes up- 
grading and expanding parking lots and improving station buildings. " 
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A project for connecting the Montclair and Greenwood Lake- 
Boonton lines in Montclair has passed tle public hearing stage and is 
in design. The connection will permit the re-routing of trains to 


Hoboken via Newark. This will provide passengers on the Greenwoad 


Lake-Boonton Line with a new, convenient service. In addition, the 
connection will free a considerable area of freight yard for urban 
renewal by Montclair. (See Page A-20) 


Pennsylvania-Reading Seashore Lines 


Rehabilitation of 10 rail diesel cars used on the Pennsylvania- 
Reading Seashore Lines is due for completion in August, 1971: two had been 
completed by December 31, 1970. The cost of this program is estimated at 
approximately $750,000. Renovation of this equipment was essential to 
maintenance of this service. (See Page A-21) 


Car Servicing Equipment 


To permit proper air-conditioning and heating of cars before the 
Start of their evening commuter runs, electrical standby equipment for the 
charging of batteries has been installed in the Harrison storage yard of 
the Central Railroad. A similar installation is planned for the Erie Lack- 
awanna terminal in Hoboken to service the new equipment being purchased for 
that railroad. 


BUS TRANSPORTATION 


The bus industry in New Jersey serves 1.2 million riders daily, 
more than seven times as many as are carried on the entire rail network. 
Yet the bus industry, particularly local and intrastate operations, has 
suffered substantial declines in patronage and severe increases in costs, 
largely due to new labor contracts. 


An appropriation of $750,000 in Fiscal Year 1970,to be matched 
with $250,000 of local funds, was provided to preserve services in immi- 
nent danger of abandonment and which were considered essential. In Fiscal 
Year 1971, a $500,000 appropriation was supplemented with $300,000 in 
other available funds. This, coupled with local contributions, made more 
than $1 million available for bus subsidies. (See Page A-22) 


As an example of such emergency aid, the Department was able to 
contract for restoration of bus service in Atlantic City after a 56-day 
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strike. During the period of this report, agreements were reached \ 
four other local transit systems where discontinuance of service | as 
imminent, including the Newark City Subway. The Mercer County Improve 
ment Authority was assisted in meeting operating deficits which it 
perienced after acquisition of the Capital Transit bus system in T) 
This was the first public takeover of a bus company in the State | 


of Ne 
Jersey. - San 
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Two additional bus services were restored in Essex and Morris 


ations were accomplished through negotiation of agreements by the Depa 
ment with other operators in the service areas, and through the cooperati 
of the county governments which have contributed $20,883. 3 cee 
=) aan 
An application has been made for a $1.7 million Federal grant t 
fund a "Dial-A-Ride" bus system to operate in and around the Borough of — 
Haddonfield. It is anticipated that, by the use of small vehicles oper— 
ating over flexible routes according to the demands for service, this 
demonstration project will provide a service for persons presently unable 
to use public transportation. Those people who find the regular bus lines | 
inconvenient and taxi service too expensive will have increased mobility. — 
The proposed project will be closely coordinated with the rapid transit = 
line serving Haddonfield. The results of this experiment would indicate _ 
the feasibility of instituting similar systems elsewhere in the State and — 
the Nation. on 
bap ) Bit 
The present program of financial assistance to bus companies has 
been aimed at preserving essential services. However, such financial aid 
should be only one element of a comprehensive plan for bus transportation. i 
Capital improvements, reorganization of service, demonstration projects 
and loans are possible ways in which stability and improvement can be 
achieved in this field. The Department in cooperation with the Board of 
Public Utility Commissioners is preparing a program to insure that the 
residents of New Jersey will have available to them adequate and conveni- — 
ent public transportation. 


IMPROVING THE AIRWAYS 


The Division of Aeronautics strives to promote the development ~ 
of aviation as part of the Department's mandate to develop an integrated 
and balanced transportation system for the State. ‘ 
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The Division also establishes standards and operational proce- 
dures for all categories of aeronautical facilities; investigates air- : 
craft accidents, enforces and prosecutes violations of aeronautical laws; _ 
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conducts investigations, public hearings and studies concerning 
aeronautics; advises counties and municipalities on aeronautical 


matters, and administers and enforces the provisions of the ‘Air- 


craft Registration Act of 1964. 


During Fiscal 1970 the Division received a consultant's 
study which recommended a program for airport development over the 
next 20 years in the State in connection with the National Airport 
Plan. The study cited the rapidly diminishing capabilities of pri- 
vate operators to maintain existing airports and to establish new 
ones. The report, which is under review, noted that a system of 
well-equipped public-use airports would effectively complement the 
State's Master Transportation Plan and would continue to play a key 
role in the overall future economy of the State. 


Activities continued in the development of STOLport (Short 


- Takeoff and Landing) facilities which would provide relief in urban 


areas for the increasingly heavy air traffic at major airports and 
complement ground modes of transportation. A proposal is being de- 
veloped for a feasibility study for the establishment and construc- 
tion of a STOL facility to serve the New Jersey-New York Metropolitan 
area. A STOLport is also being considered at the terminus of the 
proposed extension of the Delaware River Port Authority's high-speed 
transit line between Philadelphia and Lindenwold in Camden County. 
These facilities are envisioned as the forerunners of a system of 
STOLports strategically located throughout the State to serve exist- 
ing and future population centers. 


During Fiscal Year 1970 Federal allocations totaling $2.9 
million were made to seven of the nine publicly owned airports in New 
Jersey for construction of runways, taxiways and aircraft movement 
areas. During the first three months of Fiscal 1971 three airports 
received $545,000 for similar improvements. 


By law the Commissioner is responsible for licensing of all 
categories of aeronautical facilities and related operations, and es- 
tablishing licensing standards. The Aircraft Registration Act of 1964 
also required the annual registration of certain prescribed civil air- 
craft based in New Jersey. Registration fees for 3,130 privately owned 
aircraft totaled $131,000 in Fiscal Year 1970 and $104,000 in Fiscal 
Year 1971 through December 31, 1970. Licensing fees for the 18-month 
period amounted to $1,234. Fines for aircraft registration violations 
returned $6,225, half of which went to the municipalities involved. 


Operations of the State and Regional Defense Airlift (SARDA) 
last September involved Federal, State, Department and private indivi- 
duals and groups in a disaster relief exercise which completed about 


ly 
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100 actual flight missions to simulated disaster areas. The test 
proved the practicality of a statewide SARDA plan involving some of 
the 1,400 aircraft based in’ the State which volunteered to partici- 
pate. Civil Air Patrol plans, as well as private and corporate air-. 
craft, are in the SARDA fleet. 


Programs for investigation and prevention of aircraft 
accidents, and aeronautical facilities safety surveys were continued. 
Thirty classes, with a total attendance of 2,100, were held fer air-— 
craft accident reporting procedures at the State Police Academy at 
Sea Girt. Flight instructor proficiency classes were attended by 
about 1,500 pilots. Three of these training clinics were held in 
Atlantic City and one each at Princeton University, Fairleigh Dic- 
kinson University and Teterboro Airport. Average attendance was 
about 250 pilots per clinic. 


U1 SUPPORTING OPERATIONS 


PLANNING 


During the period of this report there were 21 highway route 
locations under study with an estimated construction value of $1.25 
billion. Of this total, 12 route locations were advanced beyond the 
public hearing stage. It is significant to note that the public hear- 
ing held for Interstate Route 895 in May, 1970, completed all the 
initial corridor hearings for the Interstate System in New Jersey ex- 
cept for the 2.3-mile section of I-695 in Franklin Township, Middlesex 
County. (See Page A-23) 


A broadened concept for planning transportation systems was 
applied to the Tocks Island Approach Roadway study. This broad approach 
which takes into account social and environmental factors on a region- 
wide basis, permits the development of an entire regional network of 
highways to provide safe, free-flowing access to the Tocks Island Con- 
servation and Recreational area and fosters enlightened development and 
use of land. 
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A further example of inter-agency cooperation and coor- 
dination was evidenced during Fiscal Year 1971 through a planning 
project jointly undertaken by the Hackensack Meadowlands Commission 
and the Department. In recognition of the fact that development 
of the meadowlands would require a transportation system which 
would serve both its specialized land use, and at the same time be 
compatible with the transportation systems of areas surrounding the 
meadows, it was agreed that the Department would undertake the 
transportation system planning for the meadowlands. 


Initiated during the reporting period was a Federally- 
sponsored highway classification study to determine the function 
which all highways, roads and streets in each state are performing. 
The functional study could produce new definitions and new funding 
formulas which would reclassify, for example, some county roads 
which are functioning as cross-state arterial highways into the 
State highway system. 


The Department continued as a full participating member of 
the interstate planning agencies--the Tri-State Transportation Com- 
mission and the Delaware Valley Regional Planning Commission. One 
of the major accomplishmemts of State participation was the adoption 
of the Delaware Valley Regional Master Plan for 1985, which encom-— 
passed the regional transportation plan, land use plan, water supply 
and water pollution control plan and a regional open space plan. 


In addition to State planning responsibilities, the Depart- 
ment is obligated to gather and transmit to the United States Depart-— 
ment of Transportation information required by the Secretary of Trans- 
portation for formulation of guidelines and recommendations necessary 
for planning and projection of a functionally sound and economical trans- 
portation program. Some of the information required for this National 
Transportation Plan are classification of highways, roads and streets 
by the functions they are performing, estimates of traffic volumes and 
road life studies. 


RESEARCH 


The establishment of an exclusive lane of Interstate Route 
495 for buses between the New Jersey Turnpike and the Lincoln Tunnel 
to Manhattan was made possible through the Department's decision to 
permit the use of one westbound traffic lane during the morning rush 
hours. This decision led to the funding of an experimental program 
by the Federal Highway Administration in the amount of $500,000 and 
the investment by the New Jersey Turnpike Authority of $134,000 for 
signals and lane markers. An average of 800 buses have been carry- 


ing approximately 35,000 passengers along the 2.5 mile stretch at 
a peak-hour time saving of about 20 minutes per vehicle since ser- 
vice began December 18. The exclusive bus lane is operated by the 
Port of New York Authority with cooperation of Tri-State Transpor- 
tation Commission. 


The Department has made a significant contribution to auto- 
motive driving safety through an invention of one of its engineers in 
the Division of Research and Evaluation. Mr. Richard A. Strizki de- 
veloped a coupling device which supports large highway signs even in 
gale-force winds, yet snaps under minor horizontal impact pressure 
from a motor vehicle. The breakaway device is a steel rod tapered in 
the middle and set into a concrete foundation. The upper half is 
bolted to the base of the sign post and bears its vertical weight. 
The Device has been approved by the Federal Highway Administration. 


Among other research activities, emphasis was placed on pro- 
jects such as improved application of reflective glass beads in high- 
way pavement striping and evaluation of skid-resistant surfaces, all 
aimed at assisting operating devisions in the planning, design, con- 
struction and maintenance of an efficient and safe transportation 
system. 


On December 31, 1970, the transfer of the Bureau of Research 
and Records from the Division of Motor Vehicles was imminent. The 
transfer was to provide the Transportation Department with resources 
for gathering information on the location and severity of accidents. 
This information would be relayed to concerned operating divisions 
so that preventive measures and programs could be developed or im- 
proved. The information also would be made available in statistical 
form to Federal, State and local agencies. 


DESIGN 


During Fiscal Year 1970 construction and right-of-way plans 
for 56 construction projects with an estimated value of $197 million 
were completed and made ready for advertising. During the first half 
of Fiscal Year 1971 a total of 20 projects having a total value of 
$62 million were completed. 


Partially completed plans during Fiscal Year 1970 numbered 
86 with an estimated construction value of $440 million. Review of 
35 additional partially completed design or construction projects 
valued at $189 million was undertaken during the first six months of 
Fiseareyvear T1971. 
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Total dollar value of Design activities for the 18-month 
period was $630 million. There were 14 design public hearings held 
during this period. (See Page A-24) 


RIGHT OF WAY 


Right-of-Way activity continued at a very high level in the 
18-month period of this report. In Fiscal Year 1970, 3,500 parcels 
valued at $16.8 million were acquired. A total of 1,909 parcels 
valued at $29.3 million were acquired in the first half of Fiscal 
1971. This brought value of total acquisition for the period to more 
than $91 million. This volume of about $60 million a year remains 
one of the most productive for comparable agencies throughout the 
nation. 


A notable milestone was completion of right-of-way acqui- 
sition for the 68.1 miles of Interstate Route 80 which traverses New 
Jersey from the George Washington Bridge to the Delaware River. In 
all, 3,896 parcels valued at nearly $80 million were involved, and 
some of these takings were in the most urban areas of the State. Of 
the 4,383 persons displaced in the path of the Freeway, many were as- 
sisted in relocating. 


Under new legislation the Department provides a number of 
services and makes various payments to owners of homes and businesses 
who must relocate when their properties must be acquired for construc-— 
tion and improvement projects. No family or individual is required to 
move unless decent, safe and sanitary housing suitable to needs and 
income is made available. Through the Relocation Assistance Program, 
owners and tenants of properties acquired by the State may arrange to 
remain in occupancy on a temporary lease rental basis until suitable 
replacement housing is obtained. More than 250 properties were under 
rental management in 1970.. This required approximately 1,000 short- 
term lease rental agreements. In another phase of the Relocation 
Assistance Program 1,626 relocation payments totaling $1.3 million 
were made in 18 months. 


The Right-of-Way Division's Property Bureau periodically 
auctions buildings which appear salable, thus reducing acquisition 
and demolition costs. During the 18 months, 40 structures were sold: 
yielding $54,100. 


The Division also cooperated with the State Department of 
Higher Education in obtaining appraisals and in assisting in negoti- 
ations for the Mahwah campus of the proposed new Ramapo State College. 


_ Assistance was also provided for the New Jersey Public Broadcasting 
Authority in obtaining temporary right-of-entry to permit erection 
of the agency's TV transmission tower in Lawrence Township. 


TRAFFIC ENGINEERING 


The Division of Traffic Engineering has broad responsibility 
for all the devices used for guidance, control, regulation and safety 
of traffic on State highways. The functions of the Division were 
considerably expanded on August 25, 1969 when the personnel and func- 
tions of the Bureau of Engineering and Planning of the Division of 
Motor Vehicles were transferred to this Department. With this move, 
the Division of Traffic Engineering also assumed the responsibility 
for approval of all traffic control devices and regulations on local 
and county roads. 


On the State Highway System, the Department determines the 
needs for, and installs and services traffic signals, highway light- 
ing, directional and regulatory signs and pavement markings; establish- 
es speed, no-passing and parking zones through implementation of neces- 
sary regulations; evaluates accident data to determine hazardous 
locations and takes or recommends corrective action; operates and ser- 
vices equipment on movable bridges, and installs and services mobile 
radio communications systems. 


The Division carries out its assignments through two units, 
the Electrical Bureau and the Traffic Bureau. As of the end of this 
report period, the Division had 500 employees, half of whom were 
bridge operators throughout the State Highway System. This gave the 
Electrical Bureau a total strength of 409 employees, the Traffic Bu- 
reau, 74, and the Division office, 17. 


During the interval of this report the Electrical Bureau 
installed 76 traffic signals, revised or modernized 226, repaired or 
replaced 1,384 which had been knocked down by vehicles and maintained 
1,495. The Bureau installed 1,166 and maintained 10,499 highway light- 
ing units and maintained 853 electrical signs. It provided service for 
480 mobile radio units in the Department's communications systems. 


During the 18-month period the Traffic Bureau conducted 1,100 
investigations on the State Highway System dealing with signals, signs 
or markings. It also investigated 105 requests for new traffic signals 
and prepared 3/0 plans for new pavement markings on the highways. 


The Bureau's Local Streets Unit, which formerly had been 
attached to the State Division of Motor Vehicles, had considerable 
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activity in dealing with traffic control devices and regulations af- 
fecting municipal and county roads. It investigated and acted upon — 
210 requests for traffic signals, surveyed 650 miles of no passing 
zones, investigated and acted upon 630 traffic regulations, and sur- 
veyed 500 miles of roadway to determine speed limits. All actions on 
these local and county requests were greatly accelerated during this 
period. 


MAINTENANCE 


Maintenance of the 2,046-mile State Highway System requires 
that approximately 13,000 miles of traffic lanes, highway shoulders 
and interchange ramps be kept clean and clear of debris, that the med- 
ians, embankments and landscaped areas along the highways be mowed 
and trimmed, that underground systems which drain rain and surface 
water from the highways through 50,000 inlets must be kept open, and 
that 82,000 signs be refurbished and replaced. 4 : 


To guide traffic and safeguard pedestrians, 6,174 miles of 
traffic lanes and intersections are lined with reflective paint... pure 
ing the 1970 Fiscal Year, 7,592 miles of traffic lines were painted. 
Some highways in densely urbanized areas require painting twice each 
year. 


To maintain "bare pavement" conditions during the winter of 
1970, a force of 591 Department crews and 910 snowplowing contractors 
spread 55,219 tons of chemicals and 27,730 cubic yards of abrasives 
on State highways and 486 miles of institutional roads at a total cost 
of $1 million for materials and $600,000 for contractor services. 
(See Page A-25) 


To accomplish its maintenance tasks and to provide automotive 
services to other Department units required the servicing and control 
of 4,942 cars and trucks during Fiscal Year 1970, and 5,015 vehicles 
during the first half of Fiscal Year 1971. 


Maintenance also is responsible for betterment projects-- 
the reconditioning and resurfacing of highways by its own forces and 
by contract. During Fiscal Year 1970 a total 14 projects improved 
33 miles of highway at a contract value of $1.4 million. During 
July-December, 1970, 21 contracts valued at $1.6 million improved 
38 miles. (See Pages A-26 and A-27) 


The Division's work force is assigned to 224 maintenance 
yards and repair shops and four headquarters units throughout the 
State. (See Page A-28) 


IM WORKING With LOCAL GOVERNMENTS 


STATE AID 


In addition to expanding and maintaining the State Highway 
System, the Department has a growing role in assisting counties and 
municipalities in extending, rebuilding and maintaining the 6,757 
miles of county and 23,597 miles of municipal streets. 


About $31.4 million is appropriated annually under six pro- 
grams to finance this county and municipal road aid which is adminis- 
tered by the State Aid Bureau of the Department's Division of Local 
Government Aid. 


These programs are financed as follows: State Aid Road 
System, $15 million; County Operations, $9,155,000; Municipal Oper- 
ations (Formula), $4,500,000: Municipal Construction (Herrick), 
$2,100,000; Reimbursed Safety Lighting, $445,000, and Reconstruction 
of Roads Destroyed by Constructor Vehicles, $200,000. (See Pages A-29 
and A-30) 
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For many years State Aid program funds for local roads were 
applied mainly for maintenance, repair and Operational needs. This 
policy long deferred the ever growing need to expand and improve a ; 
secondary network of local and county roads. A one-time appropriation — 
of $34 million in 1967 known as the Extraordinary State Aid Program 
paved the way for the first continuing major State program of secon- 
dary road construction. This was followed by passage of the State 
Aid Road System Act of 1967 which authorized the Commissioner of 
Transportation to establish a State Aid Road System of county and 
municipal roads to connect with major traffic arteries and key com- 
munities and facilities. Funds under this program are limited to 
"construction, reconstruction and improvement" of roads. The State 
participates up to 50 percent in the cost of a county project and 
up to 75 percent in a municipal project. 


Under the Extraordinary State Aid program, 81 county and | . 
municipal projects totaling $7,335,833 in contracts and supported 
by#$55272, 262s inastata® funds were completed in the 18-month period 
ending December 31, 1970. In this same interval 99- additional pro- 
jects with a total contract Value" o£$205 445.533 weresunder contract) jam 


and were supported by total commitments of $8,458,409 from this fund 
source, y 


The State Aid Road System program during this period was 
marked by the completion of 63 county and municipal projects total- 
ing $5,755,987 in contracts and utilizing $3,078,630 in State funds. 
Under the program 89 projects were under contract at a total figure 
of $12,397,711 of which $5,758,573 were State funds. 


construction cost (ofes7 .5510 357 oF which $4,199,968 represented 
State funds. These projects covered 140 miles of roads. 


This program, funded with $2.6 million in Federal money which is 
matched by county and local governments, is administered by the Fed- 
eral Aid Secondary Bureau of the Department's Division of Local 
Government Aid. 


Under the 1954 Secondary Road Plan, the Federal Aid 

Secondary Bureau assumes the responsibility of the Federal High- 

way Administration in connection with plans, specifications, es- 

; _ timates, surveys, contract awards, design and construction of all 

a projects on the FAS System in accordance with pertinent Federal 
laws and regulations. 


To aid in determining which roads are eligible for Fed- 
eral aid under this program, an FAS System of roads has been 
designated. However, the State or any county or municipality may 
request that additional roads meeting established criteria be in- 
cluded in the system. The FAS System in New Jersey now consists 
_— of 2,242 miles of predominantly county roads which connect rural 
ee areas with suburban centers and supplement the State Highway Sys- 
tem. 


_ The usual procedure for initiating a project under the 
-_ program is for a county, acting for itself or for one of its munic- 
7 ipalities, to request aid in improving a section of the FAS System. 
The Federal Highway Administration reviews the merits of the appli- 
cation, and it if is considered justified, Federal funds are pro- 
grammed for it. ne 

The Commissioner and the Federal Highway Administration 
must approve the project. The $2.6 million in Federal funds must 
be matched by the participants in the project. This results in 
$5.2 million of construction activity for each year's Federal grant. 


During Fiscal Year 1970 Federal approval was received for 
12 projects under this program. Three projects were completed, five 
contracts were awarded and six projects were under construction. 
These had a total value of $19 million. During the first half of 
i Fiscal Year 1971 two projects were approved, four were completed, 
one contract was awarded and six more went under construction. Total 
project value for this six-month period was $11 million. 
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Y TOPICS PROGRAM 


The Federal Aid Highway Act of 1968 introduced a program 
designed to reduce traffic congestion and to facilitate traffic flow 
in urban areas. This method of improving what we have at modest 
cost is known as Traffic Operations to Increase Capacity and Safety 
(TOPICS), and the Federal government has apportioned $17 million to 
New Jersey for the program through Fiscal Year 1971. 


These funds may be used on any project on an extension of 
the Federal Aid Primary or Secondary System in urban areas for im-— 


provements which directly facilitate and control traffic flow. These 


include such projects as grade separation of intersections, widening 
of lanes, channelization of traffic, traffic control systems, and 
loading and unloading ramps. The projects must be based on a con- 
tinuing comprehensive planning program undertaken cooperatively by 
the State and local communities. 


Of the 19 programs of this type submitted to the Federal 
Highway Administration during Fiscal Year 1970, seven were advanced 
to the study stage. For the period of this report, 10 additional 
programs were submitted and eight more went to active study. Nine 
counties have undertaken countywide programs involving most of their 
221 political subdivisions. Middlesex County, for example, has a 
$440,000 study encompassing 21 municipalities. 


The first TOPICS project to be advertised for construction, 
a project planned and designed by the Department, was announced Dec- 
ember 24, 1970. The project calls for replacing the 39-year-old 
lighting system on the Pulaski Skyway in Jersey City with modern 
luminaires which will increase visibility--and thereby safety and 
capacity--of the 3.4 mile span. 


HIGHWAY SAFETY PROGRAM 


The Highway Safety Act of 1966 required that every State 
establish a highway safety program designed to reduce the toll of 
traffic accidents, deaths, injuries and property damage. 


The program makes available Federal and State funds to 
achieve these objectives in 16 specific areas, or standards, of 
highway safety which have been promulgated by the U.S. Secretary of 
Transportation. The Governor is responsible for administration of 
the program through his designated representative. 


Since the program's inception, it has been administered 
through a Highway Safety Program Liaison Office which has been 
attached to this Department. Also assisting in guidance of the 
program is an Interdepartmental Highway Safety Program Committee 
which is headed by the Governor's Representative. The committee 
includes the heads of the six State sgencies whose functions are 
involved with traffic safety or their designated representatives. 
The agencies are the Departments of Higher Education, Education, 
Health and Transportation and the Division of Motor Vehicles and 
State Police. 
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The Highway Safety Act of 1966 and the 16 standards which 
followed not only required the State to improve its performance with- 
in the functional areas that were the responsibilities of several 
separate State governmental units, but also stipulated that a least 
40 percent of all funds made available by the Federal government be 
used to carry out highway safety programs on the county and municipal 
levels. 


New Jersey continued to make significant progress towards the 
goal of a coordinated highway safety program in keeping with the objec- 
tives of the Highway Safety Act of 1966. In Fiscal Year 1970, 58 pro- 
jects involving a total of $2,200,000 in Federal grants were funded. 
During the first half of Fiscal Year 1971, 65 projects totaling $1.2 
million in Federal funds were approved. 


Since Federal funds for highway safety are provided, at least 
in theory, only on a 50-50 matching basis, the initial struggle was to 
achieve full participation by the political subdivisions. Only in the 
18-month period covered by this report has that goal been achieved. 
During the 1969-70 Fiscal Year, the 40 percent level was reached for the 
first time, and it is probable that it will be exceeded in this fiscal 
year. This stands as a major accomplishment on the part of the Highway 
Safety staff who convinced local governments that the Highway Safety 
Program was a continuing effort. 


Federal standards have been set up for the following 16 speci- 
fic areas of highway safety: periodic motor vehicle inspection; motor 
vehicle registration; motorcycle safety; driver education; driver li- 
censing; codes and laws; traffic courts; alcohol in relation to highway 
safety; traffic records; emergency medical services; pedestrian safety; 
police traffic safety; police traffic services; debris hazard control 
and cleanup; identification of accident locations; highway design, con- 
struction and maintenance and highway related aspects of pedestrian safety. 


These standards call for specific requirements which are de- 
veloped by experts in the specific fields, in conjunction with recommen- 
dations from State and local government officials. To spur the States to 
put all the standards into active operation, the U.S. Secretary of Trans- 
portation is given the authority under the 1966 Highway Safety Act to. 
withhold 10 percent of all Federal aid highway funds from a State if, in 
his judgment, it is not making acceptable progress in the implementation 
of the standards. In the case of New Jersey, this potential withholding 
of Federal aid could amount to about $15 million a year. 


As might be expected, highway safety efforts at the local level 
have been concentrated in three functional areas where budgetary problems 
are usually acute--driver education, emergency medical services and po- 
lice traffic services. During the first half of Fiscal 1971 the Highway 


et) 


tye Ta Ds : 

wee 
ne ee 
Ls pee Pep 


Bray 


& Evaluation 


: Transportation 


iy er, 


Government Aid 


Local 
ep che 


Materials 
Construction 


Traffic Engineering 


Highway Safety Liaison 


December 31, 1970 


Maintenance & Equipment 


Permanent 
Temporary 
Vacant 


143 


5,506 
488 
579 


A~2 200 


Riss Ht tt Tt BEBERERREERESESS 
PEPE TT TTT TTT ig2,toaeoaraal TTT Tt 
Te eataels Die Pet) Solseebes beatae 


- ae - 
ey 
SSEEEE | 
= Se — — 

= = 

—d 

== 

=—= 


Vv. 
—_—— ee Ee... 


,———___§_—_____+_____}-______+______}______1 


Beara 
ae 


— ee 
Gare Geese SS ae —=— — 


DS== ==a=a= a= Vu_&“uwoS== a= SEES 
SS SS SST ms re ee Se ee Se ee ee 
ao eee se ee ee ea ee 


SR" cy i eh Se ee ese ory sah ye Set ee 


2 Oo ig ak PRGA as | Boch neem gts ae 
5 $8 OSS hte Sno s SiS Seat eels eo tee ee Sle Se eegere me, eo one 


DOLLAR VALUE OF CONTRACTS AWARDED IN MILLIONS 


Awards withheld, owaiting transfers of State Funds and 
release of Federal Funds. 


13 


5 
She) 


bad he Abb eet wee 


ta 


"August, 446,328, 940.93 6 
"September — 19 482',760,464.00 16 


a" 
Ra en "se 


re 


eee  502,315,259.57 eet 
| 523,078,304.48 15 
Bro) Gane? 12 11 

| 65 


TOTAL 187 


1, 


14, 


FISCAL YEAR 1970 TOTAL 133, 


Cie 440,444, 367.42 ue; 


,307,799.10. 


543,058.89 


BIRzSI6 63 
427,586.58 


274,855.88 


5,405 880.42 
(30.5 5g. 50 


Gia 123 


844 ,607.38 


,205,991.89 
852,132.39 
964,377.83 
677,201.95 
583,061.90 
,127,373.34 


155,422.67 


THE FEDERAL FREEZE | _ nem 


TOTAL FEDERAL FUNDS AVAILABLE ON 1/25/68 — — $240.3 MILLION 


Balance from Previous Fiscal Years $124.1 Million ; of aN 
1969 Federal Apportionment $116.2 Million "$240.3 Million 


HOWEVER, Department was permitted to obligate 
only 95% of amount expended in 1967 ($114 Million) 


95% OF $114 MILLION BALANCE AWAITING RELEASE ON 6/30/68 


$107.6 Million 


$240.3 Million 


FROZEN BALANCE, 6/30/68 FISCAL YEAR 1970 APPORTIONMENT ADDED 10/31/68 © 


$129 Million 


DEPT. PERMITTED TO OBLIGATE 
$90.4 MILLION DURING FY 1969 


BALANCE AWAITING RELEASE ON 6/30/69 his a ete ae 


$90.4 Million $171.3 Million 
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FROZEN BALANCE, 6 30/69 | __FISCAL YEAR 1971 APPORTIONMENT ADDED 


$128.4 Million 
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DEPT. PERMITTED TO OBLIGATE $171.3 MILLION DURING FY 1970 _ BALANCE AWAITING RELEASE ON 


DEPT. PERMITTED TO OBLIGATE ie ne 
$51.9 MILLION TO 12/31/70 BALANCE AWAITING RELEASE ON 12/31/70 


$76.5 Million 
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| _ INTERSTATE CONSTRUCTION PROJECTS UNDERW | 
eevee pes Seat PUNE, 20; OKO Sat ae ae 


Grading, bridges, paving from Federal 
St. to Atlantic Ave. ; 


Grading, paving from King George Rd. to 
Plainfield Ave. 2 


Grading, bridges, paving from Knowl ton- 
Blairstown Twps. line to County Road 519 


Grading, bridges, paving from County 


Road 517 to Morris Canal 


Grading, bridges, paving from Morris 
Canal to Netcong 


Grading, bridges, paving from Parsippany- 


Troy Hills Rd. to Edwards Rd. 
Riverview Dr. to Passaic River 


Grading, bridges, paving from McBride 
Ave. to New St. 


Grading, bridges, paving from New St. 
to Main St. 


U.S. 46 to I-80, mainly 46 interchange 
area, grading, sand drains 


Grading, bridges, paving from Old York 
Rd. to Imlaystown-Hightstown Rd. 


Grading, bridges, paving from Imlaystown- 
Hightstown Rd. to Burke Tavern Rd. 


Grading, bridges, paving from Burke 
Tavern Rd. to County Road 527 


Grading, overpasses from Humboldt St. 
tov First: Se. 


Viaduct, bridges, retaining walls from 
Sixth St. to Newark City Railway 


Grading, bridges Rt. 80 to Passaic 

River; Interchange with County Road 166; 
Tulip Ave. to Scotland Rd. 

Grading, bridges from Eden Lane to Rt. 10 


Grading, bridges, Paving from Rancocas 
Creek to Burlington-Mt. Holly Rd. 
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INTERSTATE CONSTRUCTION PROJECTS COMPLETED 
FIRST HALF OF FISCAL 1971 


DESCRIPTION 


Grading, paving, bridges, Newark 


Airport 


287 interchange to Somerville Rd. 
paving, lighting, signing 


Grading, paving from Somerville Rd. to 


King George Rd. 


Grading, paving from Shades of Death Rd. 
to County Road 517 


Bridges, paving from Scotland Rd. to 


Harrison Ave. 


Grading, bridges from Grove St. to 


Humboldt St. 


Grading, bridges from N. Maple Ave. 


to Harter Rd. 


MILEAGE 


8 


2.6 


4.5 


3.6 


From U.S. 46 to I-80, mainly 46 interchange, 
grading, sand drains 


2 
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PEASS16, 348 


507 ,792 


3,551,381 
3,333,880 


10,453,936 


7,288,881 
5,270,870 
5,557,781 


2,232,895 


$ 49,100,177 


COST 


$ 10,885,355 


2,878,307 


5,883,076 


7,711,000 
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Cumberland 


Hunterdon 


Hudson 
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COUNTY 


Monmouth 


Passaic 


Mercer 


Cumberland 


Middlesex 


COUNTY 
Essex 


Morris 
Union 


COUNTY 


Middlesex 


Ghahee bridges, service roads ay 


: Landis Ave. 


Grading, bridges, Pavan from Crows Mill : : : 
Rd. to State St. ‘ Pe oad, 


INTRASTATE FREEWAYS CONSTRUCTION PROJECTS COMPLETED 


areal bridges v: 
River and E. L.R.Re 


Canoe Brook Rd. 
meee B ; 
Grading, bridges, paving from Ree 


“Interchange for Rt. eo 


Grading, bridges, paving from ee . Pane haat Ss 
to 52nd St. IS FRE vi hs . cae is Se ae 


Grading; bridges, paving from Woodbridge. 


Ave. to Crows Mill Rd. Sera 13,582,573 


Aske 
Grading, bridges, paving vicinity of ; e Ros 
Rt. 9 and Garden State Parkway 4 2 7, 368, ke 
27 $ 32,664,134 2 
INTRASTATE FREEWAYS PROJECTS COMPLETED z a 
DURING FISCAL 1970 : 
DESCRIPTION MILEAGE ~~—COST 
Grading, bridges, paving Rt. 33 to 
Deal Rd. 2.8 $ 4,327,478 
Clifton, Passaic; grading, paving, 
five bridges 1.8 4,789,662 
Grading, bridges, paving three lanes 
each direction from Willow St. to 5 
Federal St., Trenton. 10 7,488,525 
Millville, Vineland; grading, paving Sok Sy OS7 eed 
Vicinity of N.J. Turnpike; grading, 
drainage, paving 4 4,236,602 
14.1 $ 26,479,508 
INTRASTATE FREEWAYS CONSTRUCTION PROJECTS BEGUN 
DURING FIRST HALF OF FISCAL 1971 
DESCRIPTION MILEAGE COST 


Passaic Ave. to Erie-Lackawanna RR, 


grading, bridges, paving 3.1 $ 3,469,084 
Sk $ 3,469,084 


DURING FIRST HALF OF FISCAL 1971 


DESCRIPTION MILEAGE COST 
Foundations and piers for future Y 
bridge 22 $ 515 ,563 


515 ,563 
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LAND SERVICE ROADS PROJECTS UNDER CONSTRUCTION 


JUNE 30, 1970 


DESCRIPTION 


Widen from four to six lanes from Orient : 
Way to Rt. 20, Rutherford, E. Rutherford Dae 


Soil stabilizing for future construction 


of Rt. 17 interchange Ae 
Resurface in Kingwood Twp. HOS 
New bridge over Point Pleasant canal ee) 


Grade separation of Sheridan Ave. 
intersection, Ho-Ho-Kus, Waldwick 8 


Grade separation of Allendale Ave., 
Allendale, Saddle River .6 


Widen from four ten foot lanes to six 12 
foot lanes pie 


Widen from four to six lanes from Stanley 
St. to Passaic Ave., East Rutherford and 
Carlstadt 8 


Rt. 3 to Paterson Plank Rd., widen, resurface, 
center barrier, turnaround for Rt. 20 V0 


Lake Stockholm Rd. to Oak Ridge Rd., 
dualize, bridges 4.4 
Widén, resurface from Cedar St. to Willow 


Ave. +2 


Widen from two to four lanes, resurface in 
Plainfield, Fanwood, Scotch Plains 1.6 


Dualization from N.J. Turnpike to 
Iron Ore Rd. 6.5 
Dualize from Garden State Parkway to 


Bash Rd. 4.8 


Twin span to Thomas Mathis bridge over 
Barnegat Bay i bean 


. Dualize two to four lanes Manuta to 


Woodbury 202 


Widen from two to four lanes and cut 
through Landis Ave. circle ina 


Widen, reconstruct from Cohansey River 
to S. Pearl St. atk 


Jughandles at Conestoga Dr. and connector 
ramp to Old Marlton Pike “3 


Widening, Brielle to Manasquan His 


Grading, bridges, paving from Rt. 30 to 


Atlantic City Expressway Bet 
Piers for Brigantine Bridge “3 
Superstructure and approaches for Brigan- 
tine Bridge Balt 
Cape May Canal bridge aa 
Resurfacing, guard rail 3.8 
Widen, island closing from Rt. 130 to 
Crosswicks Creek Pest 
Dualization from Goffle to Ramapo 6.5 
Valley Rd. 

60.5 


MILEAGE 


COsT 


5,986,724 


ie2212 200 
159,462 


3,344,933 


3,099,824 


2,262,417 


2,760,249 
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337,409 


6,845,205 


144,175 


7od5.7.99 


3,840,713 


3,621,859 


9,687,129 
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669, 268 


106, 326 


370,466 


244 ,617 


4,312,812 


3,440,300 


7,033,392 


2,350,601 


296,302 


1,285,761 


3,695,389 


$ 80,221,402 
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_ Teaneck — eS ae 


Saddle Brook — 


_ Resurface and ‘reconstruct: shoulders anges 


Bridge 


Resurfacing-E. Paterson, Fair Lawn, — 
‘ eae ae Be ae 


Ridgefield, Palisades Park, Fort Lee 
Repair fenders and dolphins on Whitpen - . 


Town of Sparta; jughandle 


Widen, bridge in Rutherford and E. 
Rutherford ; oe 


Carlstadt, Moonachie, Wood-Ridge; 
widening j 


Demolition of buildings in Rutherford, 
E. Rutherford : 


64,750 
Resurfacing, Lebanon Twp. ; 4.5 2235862)) 5 


Replace 24 in. high center barrier with 
32 in. from Garden State Parkway to 


Meeker Ave. 0 814,657 

Left turn slot for Verona and Cedar Grove 0 105,020 

Resurface from Lake Stockholm Rd. to : Ps 

Susquehanna and Western RR Diss 81,153 oe 

New bridges over Millstone River v2 f 934 ,465 

Jughandle at Laurel Rd., Stratford ie LEO 116,087 

Collingswood Park circle improvement +2 98,775 

Holmdel and Hazlet Twps., Keyport Boro; , 

widen, resurface, jughandles 3.4 2,175,015 

Widen, barrier curb, jughandles, 

Middletown Twp. : 2.1 1,294,384 

Atlantic Highlands, Sea Bright, Middletown 

Twp.; widen, resurface, jughandles S35 1,303,619 

Atlantic City; widen, resurface, jughandles, 

bridge 1.8 2,454 ,682 

Jughandles at Black Horse Pike, 

Williamstown 0 227,243 Y 

Clonmell Creek, Greenwich Twp.; r. 

new culvert 0 185,378 

Redeck Hackensack River bridge between 

Little Ferry and Ridgefield Park 0 296,666 

Add one lane each direction Galesi Dr, 

to Riverview Dr. me) 179,359 

Steel beam guard rail Valley Rd. to 

Martha Ave., Glifton 0 114,770 

Resurfacing Dover and Piscataway Twps. 1.4 81,846 

Repair fenders on Salem River bridge 0 79,975 

New bridge over Paulins Kill, 

Lafayette Twp. al 253,243 

Improve sight distance at NY, S & W RR 

bridge 0 11,910 

Pedestrian bridge vicinity of Merchantville 

Ave., Pennsauken 0 61,940 

Resurfacing Flemington circle to Old 

York Rd. 6.0 222,261 

Resurfacing, landscaping, Branchburg 

and Bridgewater Twps. 3.8 130,677 

Glen Rock; dualize, bridge 165. 2,144,645 

Scotland Run, Monroe Twp.; new bridge | 215,891 
(wil 2h eres leh ty 
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“LAND SERVICE sais CONSTRUCTION PROJECTS COMPLETED 
_ DURING FIRST HALF OF FISCAL 1971 
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Boaur eee: Barlow St. Circle : 23 
Whitehead Rd., jughandle ate 0 
-Resurface Pulaski Skyway | 3.7 
Repair fender damage to Whitpen Bridge 0 
‘Widen from four to six lanes from 
, Stanley St. to Passaic Ave., East 
Rutherford and Carlstadt 8 
17 Bergen Joint Sealine from Ramsey to N.Y. State 
, line 0 
20 f Bergen Route 3 to Paterson Plank Rd., widen, 
| resurface, center barrier, turnaround for 
Rt. 20 : 1.0 
20 Middlesex Widen, resurface from Cedar St. to Willow 
Ave. oe 
28 2 “Union ; Widen from two to four lanes, resurface in 
é Plainfield, Fanwood, Scotch Plains 1.6 
47 Cumberland Widen from two to four lanes and cut through 
‘ Landis Ave. circle © Le 
pete) Cape May Rock fill around bridge piers of Beach 
Thorofare bridge 0 
70 Camden Jughandles at Conestoga Dr. and connector 
Burlington ramp at Old Marlton Pike Be 
£322 Gloucester Storm drain at Jobs Lane 0 
444 Middlesex Steel beam guard rail on G.S. Parkway, 
; Woodbridge “p) 
10.3 


Resurface from ies Ave. to Doughty St. 9.5_ 


raat ala prelenae baa 0 quae 


DESCRIPTION , MILEAGE 


; 1,758 5073 
254,927 
603,871 
108,641 


277,741 


———— ee 


$14,495,922 


COST 
$ 102,589 
126,813 


132,801 


58,891 


SpAtsyeoo 


92,926 


337,409 
144,175 
VOls799 
669,268 
124,478 


370,466 


54,375 
11,743 


$ 6,270,988 


A-14 


ERIE-LACKAWANNA RAILWAY 


105 New Cars 
23 New Locomotives 


26 Reconditioned Cars 


Improve 3 Stations 
Connect to Penn Central 


Montclair Connection 
Electrification New Cars 


PUBLIC TRANSPORTATION SUMMARY 
PROJECT STATUS AND COST (THOUSANDS) 
AS OFS DEC.<3),..1970 


CENTRAL RAILROAD OF NEW JERSEY 


53 CNJ Cars Rehabilitated 
48 Reconditioned Cars 
Electrification 

Car Servicing Equipment 


Roselle Park Lot Expansion 


PENN CENTRAL 


Metuchen Sta. Application 
Application: 45 New Cars 
Application: 11 New Cars 
MetroPark Station & Lot 
Trenton Station 


NEW YORK & LONG BRANCH 


27 Reconditioned Cars 

Car Servicing Equipment 
Station Lot Expansion 
Little Silver, Middletown 
New Matawan Station 


PENN-READING SEASHORE LINES 


Rehabilitation of 10 
Coaches 


DIAL~-A-RIDE BUS 


Demonstration 


re 


State Federal Total 
18,790 18,790 
L727 1,727 
$26,517 

12928 1,228 
400 400 
$28,145 $28,145 
347 347 
1,310 1,310 
308 308 

30 30 

A Ae Be P95 
507 1,014 yoo 
5,100 10,200 15.3500 
2,566 5,134 7,700 
IAS Pays P0537 2,384 
2,400 2,400 
11,900 17,405 7s RAN (Ye 
1,318 1,318 
ay 97 
1745 1,415 
750 750 
250 1,700 Looo0 


$44,455 


$19,105 $63,560 


Complete 


6/71 
6/71 


12/69 


4/71 
Study 


1972 
Study 


10/70 
8/69 

Study 
10/70 


8/70 


USDOT 
USDOT 
USDOT 
6/71 

12772 


5/70 
9/70 


Lhe 
Study 


USDOT 


° 


PRASS Ae) 


i 


148,750 


be as 


151,419 


157,099 
175,884 


1B ly ov if 


DIVISION OF PUBLIC TRANSPORTATION RS CS at rhe te tae 
SUBSIDY PAYMENTS UNDER CONTRACT PROGRAM 
FOR THE FISCAL YEAR 1961 to 1971 (ADJUSTED) 


Fiscal Central R.R. Erie Fenn > Readings): : Penn Ny a Ny 4 Readtngs Es 
_Year _ Total Co of oNeeds Lackawanna Seashore Lines Central Railroad y Company we 
1961 $ 4,587,371 $ 1,104,006 $ 1,993,513 $ = $1,401,852 § 13904 Fae site O96: err 
1962 6,546,448 1,546,488 2,738,076 2,085,005 95 BORE TS is srs 
1963 6,014,123 1,404, 324 2408 7 2a 200,980 1 sles727 owe 101,102 Sang Deans 
1964 5,869,741 1,380,086 2,325,084" + -179,525 Meroe sowstial ay) asta 
1965 7,271,633 2,842,055 2,175,240 214,933 15748 620 poet ee 000 
1966 8,907,683 5,925,000 2,284,150 299,533 (1) | 143,000 70,000 
1967 9,892,147 5,071,710 4,231,525 219,979 | tee 4g) Pe ie 
1968 9,449,279 4,880,005 4,244,447 199,827. : ie ee 
1969 9,682,178 «4,445,020 4,944,342 199,826 hee ean Bree 
1970 10,231,273 4,601,014 5,197,259 332,500 7 | tee 
1971 10,305,132 4,315,874 4,846,258  ___350,000_ 
Totals . $88,747,008 $37,515,582 $37,388,622 $2,197,103 : A 4 

Ee i ; 
December 31, 1970 ee s a 


(1) Capital Improvement pepe in Lieu of Operating Subsidy 
(2) Included with EL — ny : eee rea oe 
(3) No Subsidy required this year ROS” se ce 7 ile oe 
(4) Service terminated tar Cremer ets se as 
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‘PUBLIC TRANSPORTATION PROJECTS 9 ; poe 
———SSULY 1969. THRU DECEMBER 1970, oe : ae 
’ Sane ee Vy Ne (ey 

a Be RIDGEWOOD 


\ Rey 


WA 
\ Fig ee | 
J ) 


: es ROCK qORADELL 


oe ERIF LACKAR ANY 


VONTON 


ie der! 
Wace ke Fe EN nea ctosnerinegg DOVER 
NETCONG Sasori 


a 


i Migr Re Rie ie ae ( 


fare, 
; BERNARDSVILLE 


IN SERVICE JUNE, 1970. CAR 
WASHER, $80,000. IN SERVICE |s~ - 
OCTOBER, 1970. 


HIGH BRIDGE 


48 REHABILITATED CARS PUT 
IN| SERVICE AUGUST, 1969. 


$1,150,000. 


ROSELLE PARK PARKING LOT 
EXPANSION. FORTY CARS; 
IN AUGUST, 1970. 


OPENED 
$34,000 - 


 ~MATAWAN 


frimeny 
oS 
Pi i 


oe 
y 


re ~ \ {LONG BRANCH 


ASBURY PARK 


i 
af 


p ELMAR 


sea GIRT 


‘POINT PLEASANT BEACH 


pic Ne va Ne p 
f 


4 
4 RAS HEAD 


A~18 


yee oe : 
PUBLIC TRANSPORTATION PROJECTS 


JULY 1969 THRU DECEMBER 1970 


MUTER CARS. BIDS JOINTLY RE- 


| 
PRINCETON) . = 


iS CEIVED WITH S. E. PENNA. 
a \y TRANSIT AUTHORITY 10/70. 

FEDERAL URBAN MASS TRANSIT 

PRINCETONS® AUTHORITY GRANT, $10,200,000, 
JUNCTION FOR 45 CARS APPROVED 10/70. 


—| APPLICATION FOR 1) ADDITION- 
AL CARS (TO PROVIDE EXTRA 
2-2 SEATING) SUBMITTED 9/70. 
TOTAL COST: $23,000,000. 


DESIGN OF NEW TRENTON STA- 
TION TO BE COMPLETED JAN- 
UARY, 1971. INCLUDES CON- 
STRUCTION OF A NEW STATION 
STRUCTURE AT STREET LEVEL 
AND THE MODERNIZATION OF 
EXISTING PASSENGER CON- 
COURSE AND PLATFORMS. 


FORTY-FIVE MUL TIPLE-UNIT COM- 


M O° CN SMe ee aoe ies 


i SS 


& - a 
/ \eawser ¥ 


Ly 


r Care PALS ele ke 
a RNa ‘ 
ye \ ne 
j tes 
/ \ AS 
( 9 
7 PRIA LICK ANY | 
) nH iim PATERSON. 
SMT VIEW 
aa Nasa es QONTOW Aoi i 
(Reet DOVER DENVILLE rt xe —* 
NETCONG te ate camusss NN CU get ( “hy 
\ . 
) FASSAIC YY 
MO.) 7 Ry Ss Reaches ( j Bere ack 
. = N / 
} i % Lf PuTHERFORO 
/ i. BN ME: | 
ve ee, m3 er ae 
3MORRISTOWN Mt 4) ; 
: ES Sib ok 4 ‘4 
ie A / 
AS La ig 
ORANGE 
eos A vn 
5 es \ aren NEMARK 
= \ 
: ~—~ ss > GLADSTONE 
/CxfAMPTON \ ‘, BERNARDSVILLE era 
“2 ROSELLE PARK 
By (HIGH BRIDGE i] ¢ yea OBce Aa LIZABET' 
Rats La ic as 
7 oe ‘ L Eas, CRANFORD ee Oe BASSE 
2 oe i WESTFIELD 
aoe 5 fe noth 
a ia 3: LAINFIELD 
/ * . SOM E-ReES 
we es —\_ panway!  STATEN 
Fhe ay f en A 
tag! / -“ 
Tt RAR TAN ge ISLAND 
Z “ J “Sing... SOMERVILLE go : Bes 
% SS RO Te ER Re WOO oh bel eats EE BOUND BROOK GARDEN STATE METROPARK 
: STATION. NEW STATION BUILD- 
\i y METUCHEN ING, 800-CAR PARKING LOT, 
¢ PERTH .JIMPROVED ACCESS. COM- 
| ~ BP AMBOY I pLETION, JUNE, 1971. $2,498,000 
W/ Sw Se fr 
| | \ Dayhiew Brunswick/ /~-f ($1,094,500 FEDERAL). 
| JERSEY, 
i(} ¥ 3 Ave./G 3 
} \ &£ We _ 
| Ds 
a 
Mfi DOLE S E X 


Pa 
ve 


ASBURY PARK 


f... PLEASANT BEACH 
\4 BAY HEAD 
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PUBLIC TRANSPORTATION PROJECTS =~ 


JULY 1969 THRU DECEMBER 1970 oi 


“ . 


) RAMSEY as 


: Ny ‘ a 
No A or 
iS ae LING Ss Ait R EN om 
‘ ae ECPM Sa iaey ~ (HILLSDALE 
ae ee ag ip. Beis Ae: SD RIBGEWOOD 
4 ( \ re PREN ROCK Monavie 
/ Sind 5 
a 5 ERIE LACKADANY 4 pa ahi 24 \ FAIRLAWN 
hMT VIEW ; m= ~ 
WARREN ae ee Sai BUNT er a \ = = 
Ko NETCONG mei FE 
re 5 ey F ACKENSACK 
/ MOS a RYE RCE eos pa, oe oe y 
/ } 
bg * MORRISTOWN 
4 Ba aa MADISON 
fr ae ert Ee Gr RLUADSTONE es 
a me AMPTON \ Y* DsvILLE NEW 
| 7 fe a ROSELLE PARK | YORK 
ae a ~ HIGH BRIOGE eo 
ay ~. ( ae: me CRANFORD 
; } WESTFIELD 
ee G plans ? 
| BYOGMUE UR Skeet: cad gstyd 
4x FAH 


oy ey 


RARITAN Pegi 
Ming SOMERVILLE 
mw To FoR 5D oO oN ee 
JERSEY re ae zs , 
AVE /G 
o 27 REHABILITATED CARS PUR- 
CHASED FROM SANTA FE. 
MEA 
“BELLE MEAD $1,900,000. PROJECT COM 
. PLETED MAY, 1970. 
ari ATAWAN 


>, 
DOLES Ex! 
y, 


CONSTRUCTION OF NEW PARKING 
FACILITIES FOR 387 CARS AT 
LITTLE SILVER, AND 1300 aT 


MIDDLETOWN STATIONS TO tbe | 
IN MID 1971. 


“2 
° as 


Z- 


ae he yao D fLONG BRANCH 


eae 
JUNCTION 


ie M ro) N M ro) U T 4 ASBURY PARK 


L igh tee / 
x Jah rai 
\ ee EQUIPMENT TO RECHARGE CAR ( 
P ve BATTERIES WHILE STANDING 
OVERNIGHT IN BAY HEAD YARD.  ) 
ae \ ; COMPLETED SEPTEMBER, 1978. 


ELMAR 


OISEA GIRT 


IPOINT PLEASANT BEACH 
BAY MEAD 
$98,880. 


| 
a 
|O 
@) 
m 
> 
ra 


A-20 PUBLIC TRANSPORTATION PROJECTS oe 
JULY 1969 THRU DECEMBER 1970 er 


i Ue oe 
Be 
x ae 
a oe as 
y PS 23 NEW LOCOMOTIVES $7,7 
26 REHABILITATED CARS PuR- |~ 105 NEW CARS $18,700,000. 
vg CHASED FROM SANTA FE. pie ates SERVICE 
; $1,400,000. LAST CAR PLACED (ELIMINATES ENGINE TUR’ 
A IN SERVICE 12/23/69. 
/ © 
Sesat 
{ ee Nyy E 


PARKING LOT CONSTRUCTION 
AND STATION REHABILITATION: 
MOUNTAIN VIEW, LINCOLN PARK 
AND TOWACO. $395,000. COM- 
PLETION, APRIL, 1971. 


pas 
3 O n DOVER 
ya NETCONG 0 


MONTCLAIR CONNECTION UNDER J]. 
DESIGN. RAIL CONNECTION | 
BETWEEN GREENWOOD LAKE- 
BOONTON AND THE MONTCLAIR 
BRANCHES. DESIGN  COM- 

PLETION, OCTOBER, 1971. 


=. 
Q GLADSTONE 3 
BER ARDSVILEE 
se 


rele 


ANFORD 
WESTFIELD 


STATEN 
ISLAND 


EW BRUNSWIC 


SOUTH AMBOY 
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PUBLIC TRANSPORTATION PROJECTS 
ee pepe imsie tare 


\ Bo RecN! Ge Tt, -OoIN x 
alibi 


\ re Saree ite = 
4 < >» \ 
' ; VF Xe | 
Oo ee Ss 
eS 
< 10 REHABILITATED DIESEL | 
CARS. $750,000. COMPLETION, | | 
mene A ‘|_Aucust, 1971. 
ney Fe Be 


\ 4 | 
1 . . 
\ : OD HAM MONTON Xe ee 
Se * 
\ 
D> r 
a 
a >, \ \ 
FoR GG HARBOR CITY 
* 
Af L A N T I Cc 
“Ls. / 
% 
- \ 
cS eS 
, 
Te \. 
s BSECO 3 
> 
ae 
Nee 
= S 
(i es 
Lee ATLANTIC CIT 


“hy/ OCEAN CITY 


MT UCK AHOE i Be 


C AJP €E a) 
MEA Y ae, 
2 & 
Oe 


wiLOwoood 


Atlantic City : Se Re eet kgs et ye! 250. 00 


Coast Cities oe 39,747. 00 
Mercer Metro or bee he 1 24 OOOO 
Newark Subway . . tei 22 O60 sca mname ce =e 
Summit-New Providence . Rate S16, L268 575, ee) oe 
Marathon : . ares eS , 

HS (8379, 940c Grae 
Route 64 (Trackless) roe i bs ry ony Ao 3) 
Route 10-72 (Dover-Mt. Hope-Picatinny) | 8,643.85 

$424 2585275 


Fiscal Year 1971* 


State Share 


Coast Cities $ 61,500.00 
Marathon 37,500.00 
Newark Subway e755 0005005 
Plainfield Transit 235 2£7...00 
Summit-New Providence 40,297.00 © 
Atlantic City 145,000.00 0 
Mercer Metro 100,000.00 . 100,000.00 — 
Community 90,000.00 — 120,000.00 © 
Inter City Lines 150,000.00 200 000.00 ae 
$722,514.00 5930/0208 oe 
Route 64 (Trackless) 41,250.00 
Route 10-72 (Dover-Mt. Hope-Picatinny) 36,000.00 
$799,764.00 


* Subject to Final Audit 


**Includes 25% County matching funds, except Mercer Metro 


bi dh - 
ee 


ee PS ee ee ee ee ee ee 


Those projects 


ROUTE 


US. 9 
Connector 


46 


55 


2 fe 


74 


78 


178 


195 


206 


208 


S22 


895 


HIGHWAY PLANNING 


JULY 1, 1969 - DEC. 31, 1970 


for which a corridor public hearing was held were: 


COUNTY 


Middlesex 


Passaic 


Gloucester 


Cumberland 
Cape May 


Middlesex 
& Monmouth 


Warren 


Morris 


Ocean & 
Monmouth 


Atlantic 


Bergen 
Passaic 


Gloucester 


Burlington 


MUNICIPALITIES 


Madison, Sayreville 


Clifton 


Runnemede, Malaga, 
Deptford, Mantua, 


Harrison, Washington, 


Franklin, Monroe & 
Elk, Pitman, Glass- 
boro & Clayton 


Maurice River 
Dennis, Woodbine, 
Middle 


East Brunswick, 
South River, 


Sayreville, Madison, 


Matawan 


Greenwich, Phillips- 


burg, Pohatcong, 
Alpha 


Parsippany-Troy 
Hills 


Jackson, Howell, 
Wall 


Hammonton 


Oakland, 

Wanaque & Ringwood, 
West Milford 
Vernon 


Logan, Woolwich, 
Harrison, Elks, 
Franklin, Monroe, 
Clayton, Glassboro, 
Swedesboro 


Burlington & 
Westampton 


DESCRIPTION 


Clifton, Passaic 
County 


Franklin to 
Route 295 


Port Elizabeth 
to Route 42 


Route 18 to 
Route 35 


Delaware River 
tosRoute ‘U.S. 22 


Route 10 to 
Route 80 


County Road 527 
to Route 34 


Hammonton Bypass 
Oakland, Bergen 


County to Vernon, 
Sussex County 


Route 295 to 
Route 42 


10 


23 


a0 


ps) 


rag 


oW) 


130 


80 


280 


T2955 


Middlesex 


Hudson 


Monmouth, 


Ocean 


Morris 
Passaic 
Morris 
Morris 
Middlesex 
Warren, 
Morris 
Burlington 
Morris 


Hudson 


Gloucester 


Se os Howell, | = Debos 


Lakewood — 


Seyler 


Hills, Denville 
Wayne 
Wayne, Pequannock, 
Riverdale 
Riverdale, Butler, _ yin 
Kinnelon=*< Seta to Kiel Ave 
Metuchen 3 att Te 287 to 
Central Ave 
Hackettstown, eet it 24 to Rt. 4 
Washington et anne. 
Burlington, ARS. Assisconk Cre 
Bordentown ten to Rt. 206 
Denville : Interchange: I 
Rts. ape 
Harrison, Kearny 
to “1-95 
West Deptford Bit Hessian Ave. to 


Delaware Street 


Landscape Contracts” 
20 Tree ees 
i Mowing 


“Snow-Ice Control 
-Salt- Calcium chloride 
"Abrasives 

COST: $1, 035, 089 
"Department Equipment. 


/Contractors Equipment — 
Cost: Fae OOO ie 


(186— 


ae 584 
a eg Miles 


"16, (ae 
«216, 939 


WT. B54 


62,396 


Pils 169” Se 


7,592 Miles 


B4,2097 Tons 


ik a0 Gi. Yas’. 


591 Units 


910 


202 


206 


ae 
or - 


Hunterdon 


Hunterdon 


Sussex 


Bergen 


Somerset 


Somerset 


BY DEPARTMENT FORCES 


rae 


oe 


82 


Sis Be 


88 


Z3 


Sussex 


Hunterdon 


Union 


Middlesex 


Ocean 


Sussex 


~Redeck doncehonces Pee Bridge 


to Susquehanna and Western cs 


© 


between Little Ferry and 
Ridgefield Park 
Resurfacing, landscaping, | tee 
Branchburg and Bridgewater Twps. 


Resurfacing, Guard Rail : Paticcay 


Lewisburg Road oy oan inks Sana 
Lebanon eat 2.0 
Union 3 7 
New Brunswick oe % 2.2 
Lakewood | | . 3.5 
Beaver Lake Mountain | 3 eae 

10.5 


202 


33-34 


COUNTY 
Mercer 


Essex 
Hudson 


Bergen 


Cape May 


Middlesex 


Bergen 


Warren 


Somerset 
Middlesex 


Morris 
Somerset 


Union 
Burlington 
Essex 
Essex 
Passaic 
Hunterdon 
Camden 
Atlantic 
Hunterdon 
Monmouth 
Ocean 


Monmouth 


MAINTENANCE BETTERMENT PROJECTS 
JULY; 1,°1970- = DEC. 314, 1970 


DESCRIPTION 

Resurfacing Barlow St. Circle 
Resurface Pulaski Skyway 
Joint sealing from Ramsey to 
N. Y. State Line 


Rock fill around bridge piers 
of Beach Thorofare Bridge 


Steel beam guard rail on G. S. 
Parkway, Woodbridge 


Resurface from Rt. 67 to John St., 
Englewood Cliffs; also resurface 
Rtv O/ ire Rts OW, to, tort: Lee 
Resurface from I-78 to County 
Road 519 and resurface 22 Alt. 
from Phillipsburg Line to 
Springtown Rd. 


Resurface from Rocky Hill Rd. to 
How Lane 


Resurface from Douglas Ave. to 
Doughty St. 


BETTERMENT PROJECTS BY DEPARTMENT 
Bayway - Linden 

New Gretna 

Newark 

Empire Street, Newark 
Wayne 

Stockton 

Camden 

Absecon 

Clinton 

Collingwood 
Manahawkin 


Matawan 


MILEAGE 


<3 


Jad 


Break 


10.7 


9). 1025589 


132,801 


925926 


124,478 


11,743 


216,096 


207,808 


219,606 


277,741 


15530557 88 


8,390 
19,800 
11,186 

Big Sa 
On Lad 
Lee 0. 

3150 
395900 

8,950 
12,809 
88,110 


L760 


253,420 


A—27 


Atlantic City 


MAINTENANCE FACILITIES v 
(OPEN ALL YEAR) 


Account 


County Formula 


Municipal Formula 


Municipal Herrick Act 


Safety Lighting 


Damage Const. Veh. 


1967 Extraordinary, County 


1967 Extraordinary, Munic. 


State Aid Road System 


TOTALS 


Carried 
Forward 
7-1-69 


$50 5373..66 


4,233 ,892.43 


6,501,354.24 


220,92 2503 


458,295.02 


17,480,915.01 


10,612,844.15 


22 225,081.86 


$ 61,783,278.40 


FY-1970 


Appropriation 


1=1=69 


$ 9,155,000.00 


4,500 ,000.00 


2,100,000.00 


445,000.00 


200,000.00 


== 


mi} 


15,000 ,000.00 


$ 31,400,000.00 


37,225 ,081.86 


$ 


DIVISION OF LOCAL GOVERNMENT AID 
STATE AID FUNDS STATUS-JUNE 30, 1970 


Total State Funds 


Available 


So tO e0S5 ar oe 


8,733,892. 


8,601,354. 


667,922. 


658,295. 


17,480,915. 


10,612,844. 


06 


43 


24 


63 


02 


01 


15 


93,183,278.40 


Balance 
Paid This Paid Since of previow 
Month fied Sax) Allocations 
$411,970.00 $9344 Cfo le tess 89 62285 
499,794.78 3 836,154.60 4,897 ,737.83 
184,216.69 1,414,500.16  7,186,854.08 
28,237.05 428,254.89 237,267.74 
-0- 26,000.00 632,295.92 
745,364.35 3,216,314.68 14,264,600.33 | 
211,231.84 1,796,974.65 8,815,869,50 


$2,155,342.19 


$20,582,950.99 $72,600,327.41 


62-V 


Account 

County Formula 
Munic. Formula 

Mun. Herrick Act 
Safety Lighting 
Damage Cons. Veh. 
1967 Ex. Ord. County 
1967 Ex. Ord. Munic 


State Aid Rd. System 


TOTALS 


NOTE: Amounts listed are State Aid funds that _ 
have been allocated to specific projects. 
It is estimated that $501,400,000 will be 


Carried 
Forward 
7-1-70 


$ 59,621.85 


4,897,737.83 
7,186,854.08 
237,267.74 
632,295.02 
14,264,600.33 


8,815,869. 50 


36,506,081.06_ 


$72 600,327.41 


needed in State funds for improvement 


work on 29,000 miles of local jurisdic- 
tion roads to the year 1985. 


DIVISION OF LOCAL GOVERNMENT AID 


STATE AID FUNDS STATUS-DECEMBER 31, 1970 


FY-29 71. 


Approp. 
7-1-70 


9,155,000.00 
4,500,000.00 
2,100,000.00 

450,000.00 


200,000.00 


0 


15,000,090.00_ 


$31,405 ,000.00. 
Ai a 


t 


Total 


Available 


9,214 ,621.85 


93397, Jateeo 


9,286,854.08 


687,267.74 


—14,264,600.33 


a> mg 
? cr 


832,295.02 


8,815,869.50 


ec eye 
Wee ge: 


$ 1,497,622.12 
es eg 
e 


ie. 
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CHAPTER 97 LAWS of N.J. 1970 


SENATE, No. 839 


STATE OF NEW JERSEY 


a 


INTRODUCED MAY 4, 1970 


By Senators STOUT, HAGEDORN, SISCO, H. A. KELLY 
and TANZMAN 


A Supriemenrt to ‘‘An act relating to the public transportation iL 2, There is hereby appropriated from the State Transportation 
system of the State and making appropriations for the improve- 2 Fund the sum of $97,200,000.00, or so much thereof as may be 
ment of State highways and the improvement of mass trans- 3. necessary, for mass transportation facilities and for the improve- 
portation facilities,’’ approved January 23, 1969 (P. L. 1968, + ment of mass transportation facilities, as indicated: 

c. 424), 
1 Berrenacten by the Senate and General Assembly of the State A. New Equipment 
2 of New Jersey: 5 Penn Central.......... 
hare j , : ’ 6 New York and Long Branch: 
1 1. There is hereby appropriated from the State Transportation - Tie Uatiawanna \ $46,400,000 
2 Fund the sum of $30 million, or so much thereof as may be neces- 8 Central Railroad of New Jersey 
3 sary, for State highways, and for the improvement of State high- 9 Pennsylvania Reading Seashore J.ine 
4 ways. on the following highway projects for the purposes indicated : B. Generar Supurwan Rai IMPROVEMENTS 
ee cron Promuans , 10 Station Improvements 
Route Route Description County 11 Penn Central 
5 7 Belleville Turnpike to Fish 12 Trenton 3 Ee 
6 House Road (27.5 _. Hudson 13 Princeton Junction 
i 9 Route 18 to Route 3¢ 14 Edison 
8 Dualization Middlesex 15 Rahway |. 
9 35 Asbury Avenue to Eaton- 16 Metuchen 
i0 town Circle—Dualization | Monmouth ie Metro Park 
ain 35 Victory Bridge Repairs 
12 Raritan River. .. Middlesex 18 New York and Tong Branch 
13 Improvement of Safety on 19 All Stations $13,700,000 
: eo bers Land parece) Statewide 20 Central of New Jersey 
articipation in Connections » han 
16 between Local Projects and pt pers 
17 Interstate Freeways Statewide 22 Erie-Lackawanna 
m 18 9W Clinton Avenue to George $29,000,000 20 Mountain View 
19 Washington Bridge Plaza Bergen 24 Lincoln Park 
20 40 Vicinity of Wheat Road, 25 Towaco 
21 Buena ere ei rie) Atlantic 26 Oradel 
22 48 Bridge Reconstruction, 27 Morris Plains ... 
23 Two Penny Run a Salem 28 General Rehabilitation 
24 49 Bridge over Maurice River. .Cumberland 
25 63 Kennedy Boulevard E i f aioe 
296 Intersection ...... - Hudson 29 BHlectrification, Signal and Communications 
> 27 71 Vicinity of Wreck Pond, 30 Erie-Lackawanna . \ $19,200,000 
‘. iay Tranehcal R a A P, ie, Monmouth 31 Central Railroad of New Jersey 
30 Hatit Rand: a ha ati Sussex 32 New York and Long Branch 
B,. Ricur-or-Way Progects 33 Rrowt-or-Way ImprovEMENTS 
Route Route Description County 34 Erie-Lackawanna 
31 9 Adelphia to Lakewood Monmouth 35 Central Railroad of New Jersey $15,400,000 
39 cavanosd right-of-way 36 New York and Long Branch 
33 Acquisitions—hardship 37 Miscellaneous, Contract Adjustments ; or 
y 1,000,000 ; : 7 $2,500,000 
34 cases Statewide $1, 38 Professional Services 
bo ii Belleville Turnpike to Fish {AE VSS 
86 House Road Hudson 39 Total $97,200,000 


37 ata le ei. st ee. ; $30,000,000 1 3. This act shall take effect immediately. 
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STATE OF NEW JERSEY 
DEPARTMENT OF TRANSPORTATION 


